To:  Matt  Francis[m. francis@erllc.com] 

Cc:  Way,  Steven[way. steven@epa.gov] 

From:  Petri,  Eiliott 

Sent:  Tue  9/22/2015  12:23:48  AM 

Subject:  Updated  Gold  King  Schedule  - DRAFT 

Gold  King  - Schedule  - Draft  - R2.xlsx 


Hi  Matt, 

I have  put  together  a revised  schedule  for  the  Gold  King  work,  can  you  please  review  this  and 
let  me  know  of  any  changes  you  see  that  need  to  be  made.  Steve  also  wants  Harrison  Western  to 
review  their  portion  of  the  work.  Please  let  me  know  if  you  have  any  questions  or  comments. 
Also,  please  look  at  the  back  dated  items  as  they  may  have  shifted. 


Thanks, 

Elliott 


Elliott  Petri,  PE 

Weston  Solutions,  Inc. 
1435  Garrison  St,  Ste  100 
Lakewood,  CO  80215 
Ph:  303-729-6156 
Cell:  719-216-2754 
Fax:  303-729-6101 


CONFIDENTIALITY : This  email  and  attachments  may  contain  information  which  is 
confidential  and  proprietary.  Disclosure  or  use  of  any  such  confidential  or  proprietary 
information  without  the  written  permission  of  Weston  Solutions,  Inc.  is  strictly  prohibited.  If  you 
received  this  email  in  error,  please  notify  the  sender  by  return  e-mail  and  delete  this  email  from 
your  system.  Thank  you. 
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